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SECTION D — PACKAGING AND MARKING 
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SECTION E — INSPECTION AND ACCEPTANCE 

E.1 CLAUSES INCORPORATED BY REFERENCE 
FAR SOURCE TfTUE AND PATE 

E.2 INSPECTION AND ACCEPTANCE — SERVICES (05/95) 

Inspection and .acceptance, of the services to be provided hereunder shall be made by the 
Contracting Officer's Representative. 
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SECTION F — DELIVERIES OR PERFORMANCE 

F.1 CLAUSES INCORPORATED BY REFERENCE 
FAR SOURCE TTTLE AND DATE 

52.242-15 STOP-WORK ORDER (AUG 1689) 

52.242-17 GOVERNMENT DELAY OF WORK (APR 1984) 

F<2 PERIOD OF PERFORMANCE (05/95) 

This contract shall be effective on the date of the Contracting Officer's signature, and shaff 
remain In effect until one year thereafter or until the dose of each option year If exercised. 

F.3 PLACE OF PERFORMANCE (05/95) 

The principal place of performance for this contract shall be: 

Washington DC 

F.4 TIME OF PERFORMANCE (05/95) 

The Contractor shaH perform the stated services for eight hours per day between the hours of 
7:00 a.m. and 5:30 p.m., Monday through Friday, excluding Government holidays. Some 
Contractor personnel may be required to work alternate eight hour shifts as specified 
elsewhere in this contract 

F.5 REPORTS 

The Contractor shall make a report to the Contracting Officer within ten days following the 
close of each calendar quarter. Each report shall list the names of the persons employed by 
Wm and by his subcontractor(s). If any. Identifying the subcontractors), and shall Identify the 
program office for which each employee works. 
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SECTION G — CONTRACT ADMINISTRATION DATA 

G.1 CONTRACT ADMINISTRATION DATA (04/98) 
Contracting Officer .Vincent J. Chaverini, Jr. 



Contract Administrator 



First Class Mailing: 



Courier or Hand Delivery: 



Contracting Officer's 
Representative (COR): 



John J. Mason 

Telephone Number (703) 875-662 
Facsimile Number f703) 875-6085 

U.S. Department of State 
Office of Acquisition Management 
P.O. Box 9115, Rosslyn Station 
Ariington, Virginia 22219 

U.S. Department of .State 
Office of Acquisition Management 
Room 528 

1701 N. FL Myer Drive 
Ariington, Virginia 22209 
(Visitor's entrance via 17th Street) 



Mike Marge son 

Telephone Number (703) 284-1801 
Facsimile Number (703)284-1843 



The Contracting Officer may appoint additional CORs as needed during the term of this 
contract These additional CORs wit function under the general supervision and oversight of 
the principal COR listed above. 

G.2 DOSAR 652232-70 PAYMENT SCHEDULE AND INVOICE SUBMISSION (FIXED- 
PRICE) (AUG 1999) (ACQ STANDARD FORMAT) (09/99) 

(a) General. The Government shall pay the Contractor as fufl compensation for all work 
required, performed and accepted under this contract, inclusive of ail costs and expenses, the 
firm-fixed-price stated in Sections of this contract 

(b) RESERVED 
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(c) Invoice Submission. Invoices shall be submitted in an original and three copies to the 
office identified In Block 10 of the SF-26. Block 23 of the SF-33, or Block 18b of the SF-1449 
except that invoices for services shall be submitted to the Contracting Officer's Representative 
(COR) at the address referenced in Section G of this contract under "CONTRACT 
ADMINISTRATION DATA.' One copy of the invoice snail be concurrentiy submitted to the 
Contracting Officer at the address referenced in Section G of this contract under "CONTRACT 
ADMINISTRATION DATA." To constitute a proper invoice, the invoice must include an items 
per FAR 52^32-25, "PROMPT PAYMENT." 

(d) Contractor Remittance Address. Payment shall be made to the Contractor's address 
as specified on the cover page of this contract, unless a separate remittance address is 
specified below: 



G.3 ORDERING PROCEDURES (11/96) 

(a) In accordance with FAR 52.216-18 "ORDERING," the following individuals and activities 
are authorized to issue delivery orders or task orders hereunder: 

Department of State Contracting Officer 
Vincent Chaverinl. Jr. 

(b) Orders placed under this contract shall contain the following information: 

(1) Date of order; 

(2) Contract number and order number; 

(3) item number and description, quantity, and unit price; 

(4) Delivery or performance date; 

(5) Place of delivery or performance (including consignee); 
(6} Packaging, packing, and shipping instructions, if any; 

(7) Accounting and appropriation data; 

(8) Security clearance teve)(s), applicable to the order, if any; and 

(9) Any other pertinent Information. 

(c) issuance of orders by facsimile is authorized in accordance with FAR 52.216-18 
"ORDERING." 

G.4 TASK ORDERS (11/96) 
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G.4 TASK ORDERS (11/96) 

(a) Task Order Requests shalt be issued in writing to the Contractor by the Contracting Officer 
or the Contracting Officer's Representative (COR) and wilt describe the specific support 
required by the Department of State. A Task Order Request is a request for proposal; it is not 
a Task Order and does not authorize performance. 

(b) Each Task Order Request shafl Include, at a minimum: 

(1) A description of the work to be performed; 

(2) Reporting, briefings, and/or otfier deliverable requirements; and 

(3) The estimated period of performance or required completion date. 

(c) The Contractor shall, within ten vvorkUig o^ of the lecelpt c>f a Task Order Request, 
submit to the COR a written technical proposal and a separate detailed cost proposal, A cost 
proposal shall include the foflowing, as applicable: 

(1) The required number of labor hours by labor classification and labor rates; 

(2) Overtime hours and rates by labor category; 

(3) Direct material, travel, subsistence, and similar costs; 

(4) Dollar amount and type of any proposed subcontracts); 

(5) Total estimated price; and, 

(6) Proposed completion or delivery dates. 

(d) . The COR shall review the proposal and forward his written recommendations, along with a 
copy of the proposal, to the Contracting Officer. .Following successful negotiations of the 
Contractor's proposal, the Contracting Officer shad Issue a written Task Order to the 
Contractor providing the necessary funding and authorizing the Contractor to begin work. 

(e) The Government shall not be obfigated to pay the Contractor any amount in excess of the 
total Task Order amount, and the Contractor shal not be obligated to continue performance If 
to do so would exceed the total Task Order amount 
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SECTION H — SPECIAL CONTRACT REQUIREMENTS 
H.1 GOVERNMENT-FURNISHED DATA (05/95)) 

(a) The Government shall provide to the Contractor the Government-furnished data 
described In paragraph (d) below. The Contracting Officer may at any time by written order 

(1) Delete, supersede, or revise; in whole or in part, data listed in paragraph 

(d) below. 

(2) Add Kerns of data as applicable, 

(3) Establish or revise due dates for items of data or information as 

applicable. 

(b) If the data listed below or as modified during contract performance are not delivered to 
the Contractor, the Contracting Officer shaB equitably adjust affected provisions of this contract 
when: 

(1) The Contractor submits a timely written request for an equitable 
adjustment; and 

(2) The facts warrant an equitable adjustment 

(c) Tide to Govemment-fumished data shall remain in the Government The Contractor 
shaH use the Government-furnished data only In connection with this contract 

(d) The following data wiB be furnished to the Contractor on or about the time indicated 
below: . 

Description Date 



112 GOVERNMENT-FURNISHED EQUIPMENT AND SPACE (ON-SITE) (05/950) 

For Contractor personnel performing work on Government premises, the Government shall 
provide: on-site office space, furniture, telephone service, and any other necessary supplies 
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and equipment 

H.3 INSURANCE REQUIREMENTS (05/95)INSURANCE REQUIREMENTS (05/95) 

In accordance with FAR 52.228-5 "INSURANCE-WORK ON A GOVERNMENT 
INSTALLATION," the Contractor shall, at no additional expense to this contract, provide and 
maintain, In addition to any other insurance coverage required elsewhere in this contract, the 
following types of Insurance in the amounts specified. Before commencing work under this 
contract, the Contractor shaO certify to the Contracting Officer In writing , that at least the Wnds 
and minimum amounts of Insurance required below have been obtained. 

(a) Workers' Compensation and Employer's Uabffitv- The Contractor la 
required to comply with applicable Federal and State workers' compensation and occupational 
disease statutes. If occupational diseases are not compensabte under those statutes, they 
shall be covered under the ernptoyer's iabffity section of tie insurance policy, except when 

• contract operations are so commingled with a Contractor's cornmercial operations that ft would 
not be practical to require this coverage. Employer's fiabtfty coverage of at least $100,000 is 
required, except In States with exclusive or monopolistic funds that do not permit worker's 
compensation to be written by private carriers. 

(b) General UabtTrtv-The Contractor .shaB provide bodity injury liability 
Insurance coverage written on the comprehensive form policy of at least $500,000 per 
occurrence. 

(c) Automobile Uafaintv-The Contractor shall provide automobile lability 
Insurance written on the comprehensive fomt of poOcy. The policy shall provide for bodily 
ir\jury ajid rwperry darwge tebtth/ covering the operation of an automobiles used hi 
connection with performing the contract Policies covering automobiles operated in the United 
States shall provide coverage of at least $200,000 per person and $500,000 per occurrence 
for boday'iitiury and $20,000 per occurrence for property damage. The amount of fiabKty 
coverage on other policies shall be commensurate with any legal requirements of the locality 
and sufficient to meet nornial and customary claims. 

(d) Aircraft Public and Passenoer Uabrrtv- When aircraft are used in 
connection with performing the contract, the Contractor shaB provide aircraft public and 
passenger liability insurance. Coverage shall be at least $200,000 per occurrence lor property 
damage. Coverage of passenger liability booty 

the number of seats or passengers, whichever Is greater. 

(e) Vessel Uabtfitv- When contract performance involves use of vessels, the 
Contractor shall provide vessel collision liability and protection and Indemnity liability Insurance. _ 
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H.4 KEY PERSONNEL (02/96) 

(a) The Contractor shad assign to this contract the following key personnel: 
LABOR CATEGORY NAME 



Jr^ram Manager 

[Names to be Inserted by Offeror at time or proposal submission.] 

(b) The Contractor agrees that a partial basis for award of this contract is the list of key 
personnel proposed. Accordingly, the Contractor, agrees to assign to .this contract those key 
persons whose resumes were submitted with the proposal necessary to fulfill the requirements 
of the contract No substitution shall be made wthout prior notification to and concurrence of 
the Contracting Officer. During the first ninety days of performance, the Contractor shafl make 

■ tk> substitutions of key personnel unless the substitution is necessitated by Alness, death.' or 
termination of employment. 

(c) AH proposed substitutes shall meet or exceed the qualifications of the person to be 
replaced. The Contracting Officer shaH be notified in writing of any proposed substitution at 
least forty-five days, or ninety days if a security clearance is to be obtained, in advance of the 
proposed substitution. Such notification shaU indude: (1) an explanation of the circumstances 
necessitating the substitution; (2) a complete resume of the proposed substitute; and (3) any 
other information requested by the Contracting Officer to enable him to Judge whether or not 
the Contractor is maintaining the same high quality of personnel that provided the partial basis 
for award. 

K5 NONPAYMENT FOR UNAUTHORIZED WORK (05/95) 

No payments wHI be made for any unauthorized auppfies or services, or for any unauthorized 
changes to the work specified herein. This includes any cervices. performed by the Contractor 
of his own volition or at the request of an individual other than a duly appointed Contracting 
Officer. Only a duly appointed Contracting Officer Is authorized to change the specifications, 
terms, and/or conditions of this contract 

H45 ORGANIZATIONAL CONFLICT OF INTEREST - GENERAL (02/96) 

(a) The Contractor warrants that, to the best of its knowledge and belief, there ere no relevant 
facts or circumstances which would give rise to an organizational conflict of interest, as defined 
In FAR Subpart 0.5, or that the Contractor has disclosed all such relevant Information. 

(b) The Contractor agrees that if an actual or potential organizational conflict of interest is 
discovered after award, the Contractor win make a fuB disclosure in writing to the Contracting 
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Officer. This disclosure shaH Include a description of actions which the Contractor has taken a 
proposes to take to avoid or mitigate the actual or potential conflict 

(c) If the Contractor was aware of a potential organizational conflict of interest prior to award 
or discovered an actual or potential conflict after award and did not disclose or misrepresented 
relevant Information to the Contracting Officer, the Government may terminate the contract for 
default' 

(d) The Contractor shall Insert the substance of this clause, including this paragraph (d), in all 
subcontracts. 

H.7 SAFEGUARDING OF INFORMATION (05/95) 

The Contractor and Its employees shall exercise the utmost discretion in regard to all matters 
relating to their duties and functions. They shall not communicate to any person any 
information known to them b 

which has not been made public except In the r^ssaryperio^marKe of their duties or upon 
written authorization of the Contracting Officer. All documents and records (including 
photographs) generated during the perfonrmura of work under this contract shtf 
sole use of and become the exclusive property of the U.S. Government Furthermore, nd 
article, book, pamphlet, recording, broadcast, speech, television appearance, film or 
photograph concerning any aspect of work performed under this contract shaH be published or 
disseminated through any media without the prior written authorization of the Contracting 
Officer. These obfigations do not cease upon the expiration or termination of this contract 
The Contractor shaH include the substance of this provision in an contracts of employment and 
in all subcontracts hereunder. 

H.8 SECURITY REQUIREMENTS (09/99) 

(a) A facility security clearance at the Top Secret level Is required for contract performance In 
accordance with the DD Form 254, Department of Defense Contract Security Classification 
Specification, attached to this contract 

(b) Since ft will be necessary for some Contractor personnel to have access to classified ' 
material and/or to enter Into areas requiring a security clearance, each Contractor employee 
requiring such access must have an individual security clearance commensurate with the 
required level of access prior to contract performance. Individual clearances shaH be 
maintained for the duration of employment under this contract, or until access requirements 
change. 

(c) The Contractor shall obtain a Department of State building pass for all employees 
performing under this contract who require frequent and continuing access to Department of 
State facilities In accordance with DOSAR 652.237-71 tDENTIFIGATION/BUILDtfjG PASS." 

loe 

Section H 



UNCLASSIFIED 



UNCLASSIFIED 



S-LMAQM-OO-D-0013 r 

SCHEDULE 



/ (d) Performance of this contract shall be in accordance with the attached DD Form 254, 
' Department of Defense Contract Security Classification Specification and FAR 52.204-2 
"SECURITY REQUIREMENTS." 

(e) Classified material received or generated in the performance of this contract shall be 
safeguarded and disposed of In accordance with the National Industrial Security Program - 
Operating Manual (DOD 5220.22-M). 

H.9 SMOKE-FREE WORKPLACE NOTICE (05/95)SMOKE-FREE WORKPLACE NOTICE 
(05/95)SMOKE-FREE WORKPLACE NOTICE (05/95)-FREE WORKPLACE NOTICE (05/95}- 
FREE WORKPLACE NOTICE (05/95) 

(a) The Department of State has been designated a smoke-free workplace. 

(b) DeGnlUons. "Smoking" means a lighted cigar, cigarette, pipe or other tobacco product 
•Smoking Areas" means those designated exterior spaces where the smoking of tobacco 
products is permitted. 

* 

(c) Applicability. The Smoke-Free Workplace policy applies to all occupants of the Main 
State Complex; as wed as ail Department of state occupied space in other domestic buildings, 
whether owned, .rented or leased, and to all Department of State owned, rented, or leased 
vehicles. . 

(d) Policy. It is the policy of the Department of State to promote a healthy environment 
Accordingly, the Department has adopted a policy prohibiting smoking in the interior of an 
domestic buildings and facilities effective August 1, 1993. 

H.10 TECHNICAL DIRECTION (05/95) 

(a) Performance of the work hereunder shall be subjecttp technical instructions, whether 
oral or written, issued by the Contracting Officer's Representative specified in SECTION G of 
this contract As used herein, technical instructions are defined to include the following: 

1 • (1) Directions to the Contractor which suggest pursuit of certain fines of 
inquiry, change work emphasis, fill in details or otherwise serve to assist in the Contractor's 
accomplishment of the Statement of Work. 

(2) Guidance to the Contractor which assists in the interpretation of 
drawings, specifications or technical portions of work description. • 

(b) Technical instructions must be within the general scope of work stated in the contract 
Technical instructions may not be used to: (1) assign additional work under the contract; (2) 
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(c) If, in the opinion of the Contractor, any technical instruction calls for effort outside the 
scope of the contract or is inconsistent with this requirement, the Contractor shall notify the 
Contracting Officer in writing within ten working days after the receipt of any such instruction. 
The Contractor shall not proceed with the work affected by the technical instruction unless and 
until the Contractor is notified by the Contracting Officer that the technical instruction is within 
the scope of this contract 

(d) Nothing in the foregoing paragraph shall be construed to excuse the Contractor from 
performing that portion of the contractual work statement which is not affected by the disputed 
technical instruction. 

H.1 1 ORGANIZATIONAL CONFLICT OF INTEREST • GENERAL (02/96) 

(a) The Contractor warrants that, to the best of its knowledge and befief, there are no relevant 
facts or circumstances which would give rise to an organizational conflict of interest, as 
defined In FAR Subpart 9.5, or that the Contractor has disclosed afl such relevant 
information. 

< 

(b) The Contractor agrees that if an actual or potential conflict of interest is discovered after 
award, the Contractor will make a full disclosure in writing to the Contracting Officer. This 
disclosure shall include a description of actions which the Contractor has taken or 
proposes to take to avoid or mitigate the actual or potential conflict 

(c) If the Contractor was aware of a potential organizational conflict of interest prior to award 
or discovered an actual or potential conflict after award and did not disclose or 
misrepresented relevant information to the Contracting Officer, the Government may 
terminate the contract for default 

(d) The Contractor shall insert the substance of this clause, including this paragraph (d), in ail 

subcontracts. 
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SECTION I — CONTRACT CLAUSES 
SUBSECTION M CLAUSES INCORPORATED BY REFERENCE 
L FEDERAL ACQUISITION REGULATION (48 CFR CHAPTER 1) CLAUSES: 



SOURCE 

52.202- 1 

52.203- 3 
52.203-5 
52.203-6 

52.203-7 
52.203-6 

52.203-10 

52.203- 12 

52.204- 2 
52.204-4 

52.209-6 

52.215-2 
52.215-8 

52.215-10 



TITLE ANP DATE 
DEFINITIONS (OCT 1995) 
GRATUITIES (APR 1984) 

COVENANT AGAINST CONTINGENT FEES (APR 1984) 

RESTRICTIONS ON SUBCONTRACTOR SALES TO THE 
GOVERNMENT (JUL 1995) 

ANTI-KICKBACK PROCEDURES (JUL 1995) 

CANCELLATION, RESCISSION. AND RECOVERY OF FUNDS FOR 
ILLEGAL OR IMPROPER ACTIVITY (JAN 1997) 

PRICE OR FEE ADJUSTMENT FOR ILLEGAL OR IMPROPER 
ACTIVITY (JAN 1997) 

LIMITATION ON PAYMENTS TO INFLUENCE CERTAIN FEDERAL 
TRANSACTIONS (JUN 1997) 

SECURITY REQUIREMENTS (AUG 1996) 

PRINTING/COPYING DOUBLE-SIDED ON RECYCLED PAPER 
(JUN 1996) 

PROTECTING THE GOVERNMENT'S INTEREST WHEN 
SUBCONTRACTING WITH CONTRACTORS DEBARRED, 
SUSPENDED. OR PROPOSED FOR DEBARMENT (JUL 1995) 

AUDIT AND RECORDS-NEGOTIATION (JUN 1999) 

ORDER OF PRECEDENCE-UNIFORM CONTRACT FORMAT 
(OCT 1997) 

PRICE REDUCTION FOR DEFECTIVE COST OR PRICING DATA 
(OCT 1997) 
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52.215-12 SUBCONTRACTOR COST OR PRICING DATA (OCT 1997) 

52.215-15 PENSION ADJUSTMENTS AND ASSET REVERSIONS (DEC 1998) 

52.215-18 REVERSION OR ADJUSTMENT OF PLANS FOR POSTRETIREMENT 

BENEFITS (PRE) OTHER THAN PENSIONS (OCT 1997) 

52.215-19 NOTIFICATION OF OWNERSHIP CHANGES (OCT 1997) 

52.215-21 REQUIREMENTS FOR COST OR PRICING DATA OR INFORMATION 

OTHER THAN COST OR PRICING DATA-MODIFICATIONS 
(OCT 1997) 

52^17-8 OPTION TO EXTEND SERVICES (AUG 1989) 

52.219-8 UTILIZATION OF SMALL BUSINESS CONCERNS (OCT 1999) 

52.219-14 LIMITATIONS ON SUBCONTRACTING (DEC 1996) 

52.222-21 PROHIBITION OF SEGREGATED FACILITIES (FEB 1999) 

52.222-26 EQUAL OPPORTUNITY (FEB 1999) 

52222-29 NOTIFICATION OF VISA DENIAL (FEB 1999) 

52.222-35 AFFIRMATIVE ACTION FOR DISABLED VETERANS AND VETERANS 

OF THE VIETNAM ERA (APR 1998) 

52.222-36 AFFIRMATIVE ACTION FOR WORKERS WITH DISABILITIES 

(JUN 1998) 

52.222- 37 EMPLOYMENT REPORTS ON DISABLED VETERANS AND 

VETERANS OF THE VIETNAM ERA (JAN 1999) 

52.223- 2 CLEAN AIR AND WATER (APR 1984) 

52.223-5 POLLUTION PREVENTION AND RIGHT-TO-KNOW INFORMATION 

(APR 1998) 

52.223-6 DRUG-FREE WORKPLACE (JAN 1997) 

52.225-11 RESTRICTIONS ON CERTAIN FOREIGN PURCHASES (AUG 1998) 
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52.227-1 


AUTHORIZATION AND CONSENT (JUL 1995) 


52.227-2 


NOTICE AND ASSISTANCE REGARDING PATENT AND COPYRIGHT 
INFRINGEMENT (AUG 1996) 


52.227-14 


RIGHTS IN DATA-GENERAL (JUN 1987) 


52.227-16 


ADDITIONAL DATA REQUIREMENTS (JUN 1987) 


52.228-3 


WORKER'S COMPENSATION INSURANCE (DEFENSE BASE ACT) 
(APR 1984) 


52.228-5 


INSURANCE-WORK ON A GOVERNMENT INSTALLATION 
(JAN 1997) 


52.229-4 


FEDERAL, STATE AND LOCAL TAXES (NONCOMPETITIVE 
CONTRACT) (JAN 1991) 


52.229-5 


TAXES-CONTRACTS PERFORMED IN U.S. POSSESSIONS OR 
PUERTO RICO (APR 1984) 


52.229-6 


TAXES— FOREIGN FIXED-PRICE CONTRACTS (JAN 1991) 


52.232-1 


PAYMENTS (APR 1984) 


52,232-6 


DISCOUNTS FOR PROMPT PAYMENT (MAY 1997) 


52.232-9 


LIMITATION ON WITHHOLDING OF PAYMENTS (APR 1984) 


52.232-11 


EXTRAS (APR 1984) 


52.232-17 


INTEREST (JUN 1996) 


52.232-16 


AVAILABILITY OF FUNDS (APR 1984) 


52.232-23 


ASSIGNMENT OF CLAIMS (JAN 1986) 


52.232-25 


PROMPT PAYMENT (JUN 1997) 


5Z232-34 


PAYMENT BY ELECTRONIC FUNDS TRANSFER-OTHER THAN 
CENTRAL CONTRACTOR REGISTRATION (MAY 1699) 


52.233-1 


DISPUTES (DEC 1998) 
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52.233-3 
52.237-2 

52.237-3 

52.242- 13 

52.243- 1 

52.244- 5 

52.245- 2 

52.246- 25 

52.247- 63 

52.248- 1 

52.249- 2 

52.249-8 
52.253-1 



PROTEST AFTER AWARD (AUG 1996) 

PROTECTION OF GOVERNMENT BUILDINGS. EQUIPMENT. AND 
VEGETATION (APR 1984) 

CONTINUITY OF SERVICES (JAN 1991) 

BANKRUPTCY (JUL 1995) 

CHANGES-FIXED-PRICE (AUG 1 987)-ALTERNATE I (APR 1984) 

COMPETITION IN SUBCONTRACTING (DEC 1996) 

GOVERNMENT PROPERTY (FIXED-PRICE CONTRACTS) 
ALT I (DEC 1989)-ALTERNATE I (APR 1984) 

LIMITATION OF LIABILITY-SERVICES (FEB 1997) 

PREFERENCE FOR U.S.-FLAG AIR CARRIERS (JAN 1997) 

VALUE ENGINEERING (MAR 1989) 

TERMINATION FOR CONVENIENCE OF THE GOVERNMENT (FIXED- 
PRICE) (SEP 1996) 

DEFAULT (FIXED-PRICE SUPPLY AND SERVICE) (APR 1984) 
COMPUTER GENERATED FORMS (JAN 1991) 



«. DEPARTMENT OF STATE ACQUISITION REGULATION (48 CFR CHAPTER 6) CLAUSES: 



652.216.70 
652.225-71 

652.228- 71 

652.229- 71 
652.237-72 



ORDERING-fNDEFINITE-DELIVERY CONTRACT (DEC 1994) 

SECTION 6(A) OF THE EXPORT ADMINISTRATION ACT OF 1979. AS 
AMENDED (AUG 1999) 

WORKER'S COMPENSATION INSURANCE (DEFENSE BASE ACT)- 
SERVICES (AUG 1999) 

PERSONAL PROPERTY DISPOSITION AT POSTS ABROAD 
(AUG 1999) 

OBSERVANCE OF LEGAL HOUDAYS AND ADMINISTRATIVE LEAVE 
(AUG 1999) 
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652.242- 73 AUTHORIZATION AND PERFORMANCE (AUG 1999) 

652.243- 70 NOTICES (AUG 1999) 
SUBSECTION I-2 CLAUSES INCORPORATED IN FULL TEXT 
FAR 52.216-18 ORDERING (OCT 1995) 

(a) Any supplies and services to be furnished under this contract shall be ordered by issuance 
of delivery orders or task orders by the individuals or activities designated in the Schedule. 
Such orders may be issued from April 17.2000 through April 16. 2001 . 

(b) All delivery orders or task orders are subject to the terms and conditions of this contract In 
the event of conflict between a delivery order or task order and this contract, the contract shall 
control. 

(c) if mailed, a delivery order or task order is considered "issued" when the Government 
deposits the order in the mail. Orders may be issued orally, by facsimile, or by electronic 
commerce methods only if authorized in the Schedule. 

FAR 52.21 6-19 ORDER LIMITATIONS (OCT 1995) 

(a) Minimum order. When the Government requires supplies or services covered by this 

contract in an amount of less than $100.00 ., the Government is not obligated 

to purchase, nor is the Contractor obligated to furnish, those supplies or services under the 
contract. 

(b) Maximum order. The Contractor is not obligated to honor- 

(1) Any order for a single item in excess of $2.000.000 : 

(2) Any order for a combination of items in excess of $15.000.000 : 

(3) A series of orders from the same ordering office within 30 days that 
together call for quantities exceeding the limitation in subparagraph (1) or (2) above. 

(c) If this is a requirements contract (i.e., includes the Requirements clause at subsection 
52.216-21 of the Federal Acquisition Regulation (FAR)), the Government is not required to 
order a part of any one requirement from the Contractor if that requirement exceeds the 
maximum-order limitations in paragraph (b) above. 

(d) Notwithstanding paragraphs (b) and (c) above, the Contractor shall honor any order 
exceeding the maximum order limitations in paragraph (b), unless that order (or orders) is 
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returned to the ordering office within 10 days after issuance, with written 

notice stating the Contractor's intent not to ship the Item (or items) called for and the 
reasons. Upon receiving this notice, the Government may acquire the supplies or services 
from another source. 

(e) tf the Government urgently requires delivery of any quantity of an item before the earliest 

FAR S2.217-9 OPTION TO EXTEND THE TERM OF THE CONTRACT (MAR 1989) 
(DEVIATION) (ACQ VARIATION) (05/95) 

(a) The Government may extend the term of the contract by written notfce(s) to the Contractor 
within the period(s) specified below. 

ITEM'S) LATEST OPTION EXERCISE DATE 

Anv or all 30 davs prior to termination date 

(b) If the Government exercises this option, the extended contract shall be considered to 
include this option clause. 

(c) The total duration of this contract, including the exercise of any option(s) under this clause, 
shall not exceed five (5) YEARS.. 



52.232-1 9 AVAILABILITY OF FUNDS FOR THE NEXT FISCAL YEAR (APR 1984) 

Funds are not presently available for performance under this contract beyond 8/31/00 
The Government's obligation for performance of this contract beyond that date is contingent 
upon the availability of appropriated funds from which payment for contract purposes can be 
made. No legal ftabUtty on the part of the Government for any payment may arise for 

performance under this contract beyond 8/31/00 , until funds are made available 

to the Contracting Officer for performance and until the Contractor receives notice of 
availability, to be confirmed in writing by the Contracting Officer. 



FAR 52.232-35 DESIGNATION OF OFFICE FOR GOVERNMENT RECEIPT OF 
ELECTRONIC FUNDS TRANSFER INFORMATION (MAY 1 999) 

(a) As provided In paragraph (b) of the clause at 52.232-34. Payment by Electronic Funds 
Transfer-Other than Central Contractor Registration, the Government has designated the 
office cited in paragr aph (c) of this clause as the office to receive the Contractor's electronic 
funds transfer (EFT) information, In lieu of the payment office of this contract 
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(b) The Contractor shall send all EFT information, and any changes to EFT Information to the 
office designated in paragraph (c) of this dause. The Contractor shall not send EFT 
Information to the payment office, or any other office than that designated m paragraph (c) 
The Government need not use any EFT information sent to any office other than that 
designated in paragraph (c). 

(c) Designated Office: 

Name: U.S. Department of State 

Payment Division 

Internal Control Branch 
Mailing Address: P.O. Box 9487, Rosslyn Station 

Arlington, VA 22219 

Telephone Numbers: Voice 703/875-5871 

Fax 703/875-6686 

Person to Contact Ms. Mia Crockett 

Electronic Address: VendorClaims@sa15vvpa.us-state.gov 

[NOTE: Vendor shall submit EFT Information using the attached Standard Form 
3881, "ACH Vendor/Miscellaneous Payment Enrollment Form.T 



FAR 52.243-7 NOTIFICATION OF CHANGES (APR 1984) 

(a) Definitions. ^Contracting Officer," as used In this clause, does not include any 
representative of the Contracting Officer. 

"Specifically Authorized Representative (SAR)," as used in this clause, means any person the 
Contracting Officer has so designated by written notice (a copy of which shall be provided to 
the Contractor) which shall refer to this subparagraph and shall be Issued to the designated 
representative before the SAR exercises such authority. 

(b) Notice. The primary purpose of this clause is to obtain prompt reporting of Government 
conduct that the Contractor considers to constitute a change to this contract Except for 
changes identified as such in writing and signed by the Contracting Officer, the Contractor 
shall notify the Administrative Contracting Officer in writing promptly, within 10 
calendar days from the date that the Contractor Identifies any Government conduct (including 
actions, Inactions, and written or oral communications) that the Contractor regards as a change 
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to the contract terms and conditions. On the basis of the most accurate information available 
to the Contractor, the notice shall state- 

(1) The date, nature, and circumstances of the conduct regarded as a change; 

(2) The name, function, and activity of each Government individual and 
Contractor official or employee involved in or knowledgeable about such conduct; 

(3) The identification of any documents and the substance of any oral 
communication involved In such conduct; 

(4) In the instance of alleged acceleration of scheduled performance of 
delivery, the basis upon which it arose; 

(5) The particular elements of contract performance for which the Contractor 
may seek an equitable adjustment under this clause, including- 

fj) What contract line Hems have been or may be affected by the alleged 

change; 

(ii) What labor or materials or both have been or may be added, deleted, 
or wasted by the alleged change; 

(iH) To the extent practicable, what delay and disruption in the manner 
an sequence of performance and effect on continued performance have been or may be 
caused by the alleged change; 

Ov) What adjustments to contract price, delivery schedule, and other 
provisions affected by. the alleged change are estimated; and 

(6) The Contractor's estimate of the time by which the Government must 
respond to the Contractor's notice to minimize cost, delay or disruption of performance. 

(C) Continued performance. Following submission of the notice required by (b) above, the 
Contractor Shalt diligently continue performance of this contract to the maximum extent 
possible in accordance with Hs terms and conditions as construed by the Contractor, unless 
the notice reports a direction of the Contracting Officer or a communication from a SAR of the 
Contracting Officer, either of which events the Contractor shall continue performance; 
provided, however, that if the Contractor regards the direction or communication as a change 
as described in (b) above, notice shall be given in the manner provided. AO directions, 
communications, interpretations, orders and similar actions of the SAR shall be reduced to 
writing promptly and copies furnished to the Contractor and to the Contracting Officer. The 
Contracting Officer shall promptly countermand any action which exceeds the authority of the 
SAR. 
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(d) Government response. The Contracting Officer shall promptly, within 10 calendar 
days after receipt of notice, respond to the notice in writing. In responding, the Contracting 
Officer shall either- 

(1 ) Confirm that the conduct of which the Contractor gave notice constitutes a 
change when necessary direct the mode of further performance; 

(2) Countermand any communication regarded as a change; 

(3) Deny that the conduct of which the Contractor gave notice constitutes a 
change and when necessary direct the mode of further performance; or 

(4) In the event the Contractor's notice information is inadequate to make a 
decision under (1), (2) or (3) above, advise the Contractor that additional information is 
required, and establish the date by which it should be furnished and the date thereafter by 
which the Government will respond. 

(e) Equitable adjustments. (1) If the Contracting Officer confirms that Government conduct 
effected a change as alleged by the Contractor, and the conduct causes an increase or 
decrease in the Contractor's cost of, or the time required for, performance of any part of the 
work under this contract, whether changed or not changed by such conduct, an equitable 
adjustment shall be made- 

(i) In the contract price or delivery schedule or both; and 

CO In such other provisions of the contract as may be affected. 

(2) The contract shall be modified in writing accordingly. In the case of 
drawings, designs or specifications which are defective and for which the Government is 
responsible, the equitable adjustment shall include the cost and time extension for delay 
reasonably incurred by the Contractor in attempting to comply with the defective drawings, 
designs or specifications before the Contractor identified, or reasonably should have identified, 
such defect When the cost of property made obsolete or excess as a result of a change 
confirmed by the Contracting Officer under this clause is included in the equitable adjustment 
the Contracting Officer shall have the right to prescribe the manner of disposition of the 
property. The equitable adjustment shall not include increased costs or time extensions for 
delay resulting from the Contractor's failure to provide notice or to continue performance as 
provided, respectively, in (b) and (c) above. 
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FAR 52.244-6 SUBCONTRACTS FOR COMMERCIAL ITEMS AND COMMERCIAL 
COMPONENTS (OCT 1998) 

(a) Definitions. 

"Commercial item," as used in Ihis clause, has the meaning contained in the clause at 
52.202-1, Definitions. 

"Subcontract," as used In this clause, includes a transfer of commercial items between 
divisions, subsidiaries, or affiliates of the Contractor or subcontractor at any Car. 

(b) To the maximum extent practicable, the Contractor shall incorporate, and require its 
subcontractors at all tiers to incorporate, commercial Kerns or nondevdopmental items as 
components of items to be supplied under this contract 

(c) Notwithstanding any other clause of this contract the Contractor is not required to include 
any FAR provision or clause, other than those listed below to the extent they are applicable 
and as may be required to establish the reasonableness of prices under Part 15, in a 
subcontract at any tier for commercial items or commercial components: 

(1) 52.222-26, Equal Opportunity (E.0. 11246); 

(2) 52.222-35, Affirmative Action for Disabled Veterans and Veterans of the 
Vietnam Era (38 U.S.C. 4212(a)); 

(3) 52.222-36, Affirmative Action for Workers with Disabilities (29 U.S.C. 793); 

and 

(4) 52.247-64, Preference for Privately Owned U.S.-Rag Commercial Vessels 
(46 U.S.C. 1241) (flow down not required for subcontracts awarded beginning May 1, 1996). 

(d) The Contractor shall include the terms of this clause, Including this paragraph (d), In 
subcontracts awarded under this contract 

FAR 52.252-2 CLAUSES INCORPORATED BY REFERENCE (FEB 1998) 

This contract incorporates one or more clauses by reference, with the same force and effect as 
if they were given in full text Upon request the Contracting Officer win make their full text 
available. Also, the full text of a clause may be accessed electronically at this/these 
address(es): 

FAR: www.amet.Qov/far 

DOSAR: www.statebuy.inter.net/acpoIicy 
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FAR 52.252-6 AUTHORIZED DEVIATIONS IN CLAUSES (APR 1984) 

(a) The use in this solicitation or contract of any Federal Acquisition Regulation (48 CFR 
Chapter 1) clause with an authorized deviation is indicated by the addition of "(DEVIATION)" 
after the date of the clause. 

(b) The use in this solicitation or contract of any Department of State Acquisition Regulation 
(48 CFR Chapter 6) clause with an authorized deviation is indicated by the addition of 
"(DEVIATION)" after the name of the regulation. 



DOSAR 652.21 9-71 SECTION 8(A) DIRECT AWARDS (AUG 1999) 

(a) This purchase order or contract is issued as a direct award between the contracting activity 
and the 8(a) contractor pursuant to the Memorandum of Understanding between the Small 
Business Administration (SBA) and the Department of State (DOS). SSA retains responsibility 
for 8(a) certification. 8(a) eligibility determinations and related issues, and provides counseling 
and assistance to the 8(a) contractor under the 8(a) program. The cognizant SBA district 
office is: SBA Anchorage District Office, 222 West 8* Avenue, No. 67, Anchorage, Ak 
99513-7559 



(b) The DOS contracting officer is responsible for administering the purchase order or contract 
and taking any action on behalf of the Government under the terms and conditions of the 
purchase order or contract However, the DOS contracting officer shall give advance notice to 
the SBA before it issues a final notice terminating performance, either in whole or in part, 
under the purchase order or contract The DOS contracting officer shall also coordinate with 
SBA prior to processing any novation agreement The DOS contracting officer may assign 
contract administration functions to a contract administration office. 

(c) The contractor agrees: 

(1) to notify the DOS contracting officer, simultaneous with its notification to 
SBA (as required by SBA's 6(a) regulations), when the owner or owners upon whom 8(a) 
eligibility is based, plan to relinquish ownership or control of the concern. Consistent with 15 
U.S.C. 637(a)(21), transfer of ownership or control shall result in termination of the contract for 
convenience, unless SBA waives the requirement for termination prior to the actual 
relinquishing of ownership and control; and 

(2) to adhere to the requirements of FAR 52.219-14, "LIMITATIONS ON 
SUBCONTRACTING." 
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DOSAR 652.237-71 IDENTIFICATION/BUILDING PASS (AUG 1999) 

(a) The Contractor shall obtain a Department of State building pass for all employees 
performing under this contract who require frequent and continuing access to Department of 
State facilities. Passes will be issued by the Bureau of Diplomatic Security, Office of 
Procedural Security, Domestic Facilities Division. They shall be used for the purpose of 
contractor performance only, and shall not be used for any other purpose. 

(b) The Contractor shall submit an application in the form prescribed by the COR. The 
Contractor shall also provide a letter on company letterhead to accompany the application 
containing the following ^formation: 

(1) The purpose for which the pass is being requested; 

(2) The type of access the applicant requires; 

(3) Whether or not the applicant has a valid security clearance; and, 

(4) The contract number and period of performance of the contract 

(c) The complete package, including the COR's approval memorandum, shall be delivered to 
Building Pass Application Unit, Room B266, Department of State, 2201 C Street. N.W., 
Washington, D.C.; or the post security officer, if the contract is performed at a U.S. owned or 
leased building overseas. The employee(s) for whom the pass(es) Is/are being requested may 
be required to personally submit the application and to provide evidence of identity and United 
States citizenship. 

(d) AM contractor employees shall wear the passes in plain sight at all times while in 
Department of State buildings. All contractor employees shall show their passes when 
entering these buHdings and upon request 

(e) All passes shad be returned to the COR upon separation of the employee, or expiration or 
termination of the contract Final payment under this contract shall not be made until all 
passes are returned to the COR. 



DOSAR 652442-70 CONTRACTING OFFICER'S REPRESENTATIVE (AUG 1999) (ACQ 
STANDARD FORMAT) (09/99) 

(a) The Contracting Officer may designate in writing one or more Government employees, 
by name and position title, to take action for the Contracting Officer under this contract Each 
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designee shall be identified as a Contracting Officer's Representative (COR). Such 
designation^) shaO specify the scope and limitations of the authority so delegated- provided 
that the designee shall not change the terms or conditions of the contract, unless the COR is a 
warranted Contracting Officer and this authority is delegated in the designation. 

(b) The COR is identified in Section G of this contract under "CONTRACT 
ADMINISTRATION DATA.* 
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SECTION J — UST OF ATTACHMENTS 

DATE NO PAGES 

ATTACHMENT A DD Form 254, Department of 
Defense Contract Security 
Classification Specification 

ATTACHMENT B Standard Form 3881, ACH Vendor/ 12/90 2 

Miscellaneous Payment Enrollment Form 

ATTACHMENT C Disclosure of Lobbying n/A 2 

Activities (SF IJO.) 

ATTACHMENT D Continuation Sheet (SF LLL-A) N/A 1 
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SECTION J 
ATTACHMENT A 
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P. 02/03 



CONTRACT SECURITY CLASSIFICATION SPECIFICATION 

"i)9 mqwwits/Tls o/fno DoD Industrial Security Manual apply 
to all security aspects of this effort) 



2. THIS SPECIFICATION IS FOR: (X and ample* « applicable) 



jARUNG 



a. FadSty CtMrane* Required 



b. Level of Safeguarding Raqured 
NOME 



3. TUB SPECIFICATION IS: fST and complete as applicable) 



a Prim Contract mortar 
S-LMAOjH-OO-IMlOtt 



a.Or jgjral (Compile Ma In all cases) 



Owe (YYTYMMDD) 
20000825 



b. Subcontract number 
CSJ-6-00-C1 



b. Raited (Supersedes 
VI previous spec) 



Revision No. 



Data rmr/iwDDj 



c. SoHcaation or othar number 



Qua Date (yyyymucO) 



c Rnal (Complete Item 5 In all cases) 



□ate (YYYYt*MDD) 



4 IS THS A FOLLOW-ON CONTRACT? ) Yea | Xj No IY«, 

CbMfirirmaramcafeedorgaimatedundar ( 


hi. . *« * ■ . .. . ' j 
conpieta vet rosow ng 

Preceding Contract Number) is transferred to this fofew-on contract j 


5. IS THB A FINAL DO FORM 254? j j yes I *f f Yes, corrpeta the fatowirrg J 

In response to trie contractor's request dated Retention of the identified material to authorized for the period of 


6.CONTRACTOR {include Commercial end Government Entit 


y(CASe) Code) \ 


a. r*me, address, and zip code 

CHUSACH SYSTEMS INTEGRATION. LLC 
1235 JEFFERSON OAVB HGWY 

sure 200 

ARLINGTON VA 22202- 


b. Cage Cade 
1PSY4 


c Cognizant Security Office (Name. Address, and Zip Code) j 
DEFENSE SECURITY SERVICE | 
GRSATOOOBALTa 

1235 JPWBBON DAVW WSHKMAY ] 
ARLINGTON VA 22202.3213 - | 


7. SUBCONTRACTOR 


a. Name, address, and zip cede 

MILVETS SYSTEMS TECHNOLOGY WC 

4800 POSB6B BLVD. 

SUTE104 

UsHAM MD 20706-0000 


b. Cage Cede 
ONCBS 


c. Cegnkartl Security omee (Name, Address, and Zip Code) ) 
DEFENSE SEClsTTY SERVICE 
GREATS DC/BA LTO. 
1235 JEFFERSON DAVIS HIGHWAY 

ARLINGTON VA 22202-3283 j 


l .UAL PERFORMANCE 


a. Location 


b, Cage Code j 


e. Cognitant Security Office (Name, Address, and Zip Code) \ 



9. GENERAL IDENTIFICATION OF THIS PROCUREMENT 

Provide Profeeeional Servtu* to the apartment of State. 



TO- THS CONTRACT WILL REQUIRE ACCESS TO: 


Yas 


No 


11. IN PERFORMING THS CONTRACT, THE CONTRACTOR WILL: 


Yes 


No 


a. CorrmuracatEra security (COMSEQ informaoon 




X 


a. Have access to cerasffied information only at another 
contractor's facKy or government activity 


X 




b. Restricted data 




X 


fa. Recerv* classified documents only 




X 


: c OSfcal nuclear w capon design information 




X 


c. RsceVe and generate classified materiel 




X 


i Formerly restricted data 




X 


d. Fabricate, modBy, or stare classified hardware 




X 


*. hfeffigenee n/ontuduii 






a. Perform services anf£ 




X | 


1 ( 1). Sensitive eompartmemad information (SO) 


X 




f. Have access to US classified information outobe the US. 
Puerto Rice. US. pesseesiorts end trust territories 




X 


! f2). Non-sa 




X 


a Be authorized to Use me service* of Defense Techfcal ^formation 
Cantor (DT1C) or other secondary eftstrtoutjon center 




X 1 


' f. Special access information — 




X 


h. Require a COMSEC account 




X 


! - ^TO information 




X 


i Have TEWPtSl recruranBnts 




X 


sign government rif ormatien 




X 


JL Hsvo operations security (OPSSq reouirsmsnts 




X J 


■*ed tfeserrrnabon information 




X 


k. Be authorized to use the Pel ertse Courier Service 




x i 


i > Far official use only information 




X 


L Other (SpecifY) 




X 1 


t Omar (Specify) 




X 








L Sens«/s Bur Uncbssif iad j 


X 
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12. PUBLIC RELEASE Any information (classified or unclassified) pertaining to this contract shall not he released tor public dissemination except 
as provided by the Industrial Security Manual or unless it has been approved by appropriata U.S. Government authority. Proposed public 
releases Shell be submitte d for app roval prior to release, 

I Oreet [ » I Through (Specify): 

DffAfCTMEMT OF STATE 
DC 20820. 



To the directorate for Freedom of Information and Security Review, Office of the Assistant Secretary of Defense (Public Affairs) ~ for m view. 
* In the case of non-DcD User Agencies, requests for disclosure shell be submitted to that agency. 



1 3. SEEtJRTY GUIDANCE. The security classification gvidsnce needed for this class/Had effort is IdenHflod below, if any difficulty is^ncountered in 
applying this guidance or if any other contrih uting factor indicates a need for changes in this guidance, tha contractor Is authorized and encouraged 
to provide recomme n ded changes; to challenge the guidance or the classification assigned to any information or material formatted or generated 
under this contract: end to submit em/ questions for interpretation of Una guidance to the official identified below. Pending final decision, the 
information invalid shell be hendfed and protected at the hjphost level ofclesaiScoHon assigned or r e co mmended. (Fill in as appropriate for the 
classified effort Attach, or foraavd under separate correspondence, any oocurnertafouideBAutracts referenced herein, aoo aoaitional pages as 
needed to prow'db complete guidance,) 



White at DOS locations, U» contractor shall comply with applicable DOS regulation* relative to the 
protection of eleeelfted and/Or eenalbve information. Th» Offlca of Information Security Technology, 
DS/ISMNR to reoponsMo for msoecting tit* contractor'* actrWtioa white at DOS locations. All DD 
Forma 254 for subcontracts aha 9 be forwarded to DOS, DSnSMIB; for certification prior to issuance 
to the subcontractor. Visit requests are to bo sent to 003, DMSMrCl Washington, DC. 20520. 

Depending, upon labor category, contractor parsons I assigned to this contract wis" be required to possess Top 
Secret or Secret personnel security clearances issued by *s Defense Security Service prior to contract 
performance. SpoeMoaby designated contract personnel must ebo bo eligible for Means to Sensitive 
Compartmented (SCI) Information. Security clearance requirements for contractors accessing the Department's 
domestic or overseas Information security ays tarns ehafl bo in accordance with Volume 12. Foreign Affairs 
Manual, Section 900. CJtixeno of specifically designated InteMgence threat countries srs not authorized access to 
the Department's unciaseifled or eleeslfied computer systems. 

NOTE The SCI attachment for DDFortn 264 dated 0021/00 for Contract 8-LMAC3M -00-0001 3 atoo appiiss to Otto DD 
■^rm 154 for subcontractor Mlrvete Systems Technology Incorporated. 



HIKEHAfSSBON OKJTVU 703-284-1801 



Contracting Cfffcera FtepreeefltatVo (00R) Office Symbol Phone 



1 *" *f 3 ^II!^_!^^ T TJ? aiLIS ? 1 _ Retirements, in addition to ISM reouirements, are established for this contract (If Yes. tdenon 
Che pertinent contractual clauses In the contract document itself, or provide an appropriate statement ehieh identifies the additional reouirements. 
fo«de a copy of the requirements to the cognizent smcurity efficg. Use item Hit additional apace is needed.) , 

SEE ITBel «1 3 RS&kRDNG SCI ATTACH* fcttl\ [*J CD Ma 



15. INSPECTIONS. 
identify sped fie 



Bermnb) of |hs> 



contract are outside the rapectbn resporwMty of the coontrant security office. (If Yes, explain and 
,# * carved out and the activity rasponsib la for Inspections, Use Item 13 if additional apace is needed.) 



j IS. Cmiir1CATK3N AMSSKaNATUTC. Security requirements Stated herein are complete and adequate for safeguarding the classified 
! ^information to be released or generated under this classified effort All questions shall be referred to the official named below, 


\ »4fjwye*r«OTCB*Ta^»G 
pyf^eMXtSk G. JOMS 


b, TITLE 

OtBF, DB/I8F7MB 


c TELEPHONE! (Include Area Cede) 
(703) 312-3251 



»ARTMSfr OF STATE 
3WlnB ATTl* SA-14, 7TH FLOOR 
ST WASH DC 20320 




17. REQURH) aSTFoBCTTIONL 

a. CONTRACTOR 

b. StBCOWTPACTOR 

e. crxMZANrsBcijRrry offcetor H^ANDSUKawTBAcroR 

d. A/FBCrTOCSM 
a. D&PSDKSB 
f-COR 
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ACCESS (SCI) DEPARTMENT OF STATE ONLY 

BUREAU OF INTELLIGENCE AND RESEARCH 
SECURITY BRANCH 

Continuation sheet for item 14 o£ DD Form 254 for Contract /Bid 
8-LMAQM-00-R-0013 „ 

Firm: Chugach Development Corporation 

This contract involves access to National Security and Sensitive 
Compartmented Information (SCI) . The highest level of access for this 
contract is TOP SECRET/ code word. Access to SCI will take place only 
at Department of State (DOS) facilities or as authorized by INK 
Security Branch. No SCI is to be provided to the contractor's 
facility. 

The Department of State will process all access authorization requests 
for SCI under this contract after the contractor has forwarded the 
following: 

1. a visit authorization request; 

2. a copy of the Defense Security Service Letter of Consent; 

3. a current SF 86 as of the date of the SCI request; 

4. a completed U.S. Department of State Disclosure and Authorization 
Pertaining to Consumer Rights Pursuant to the Fair Credit 
Reporting Act 

to DS/ISP/INB for processing. The contractor shall comply with the 
National Industrial Security Program Operating Manual (NISPOM) , the 
National Industrial Security Program Operating Manual Supplement 

(NISPOMSUP) , and the various Director of Central Intelligence 
Directives (DCID's) for safeguarding classified information, automated 
systems and networks. 

All contractor personnel who require SCI access must have had a 
Single-scope Background Investigation (SSBI) conducted by the U. S. 
Government within the last five years. The minimum scope for the SSBI 
is 10 years. Otherwise, contractor . per sonnel must, presently hold SCI 
access with another U.S. Government agency and be certified to INR. 
Investigative criteria for SCI access is set forth in DCID 1/14. 
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ntractor personnel not possessing a current SSBI {"issued within the 
±ast five years) and/or not presently holding SCI access are required 
to be processed for an SSBI. All requests for SSBIs are to be 
submitted directly to the Defense Security Service. (Refer to xsi# 
94L-1.) Each initial SSBI request is to include the following for 
each applicant: 

a. 1 Standard Form 86 (Questionnaire for National Security Positions) 

b, 2 FD Forms 258 (Pingerprint Cards) 

Investigations conducted by government agencies other than the 
Department of Defense may also be accepted. In instances where there 
is an investigation conducted by an agency other than DOD. the 
contractor must provide DOS with the name of the agency that conducted 
the SSBI. 

Investigations on contractor personnel which have been conducted 
within the past five years which meet the investigative requirements 
and adjudicative standards set forth in DCID 1/14 may serve as a basis 
for granting access approval- They will be acceptable provided there 
has been no break in the individual's access to classified information 
under the National Industrial Security Program greater than 24 months . . 

■^e Contractor is responsible for reporting any and all information 
dch could adversely affect the security clearance status of an 
employee working under this contract to the Bureau of Intelligence and 
Research Security Branch. Questionable or suspicious incidents which 
might indicate hostile intelligence collection activity must also be 
reported. Any foreign travel shall be reported in accordance with the 
NISPOM. 

The Contractor shall not release classified information to any 
activity or individual of the contractor's organization not directly 
engaged in providing services under the contract. SCI security 
violations and suspected/possible compromises will be reported as 
follows: The contractor will make an immediate telephonic 

notification to the Department of State of any incident or violation 
of the requirements of these security provisions, the NISPOM 
NISPOMSUF, or DCID's, regardless of the contractor's judgment as to 
whether or not a coimpromise or possible compromise has occurred If 
secure voice capability is not available, the contractor will make an 
unclassified telephone notification to the Department of State, INR 
Security Branch, by calling (202) 647-7536. Follow-up reports will be 
required. 

Reproduction of SCI to include any and all types of mediums will only 
-ccur at the Department of State with the authorization of the INR 
rurity Branch. 
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1 1 automated information systems equipment and procedures used for 
I must meet the provisions of DCID 1/16, Security Policy for Uniform 
r-rotection of Intelligence Processed in Automated Information Systems 
and Networks (Secret) and its supplement Security Manual for Uniform 
Protection of Intelligence Processed in Automated Information Systems 
and Networks (Secret) • • 

Any information regarding the TEMPEST characteristics or relating to 
the TEMPEST security features of the Department of State AIS systems 
or any system associated with it on this contract is classified as 
■ SECRET or higher if applicable. 

Any information generated by the contractor including but not limited 
to correspondence, drawings, models, mock-ups, photographs, 
schematics, status, progress, special inspection reports, engineer 
notes, computations, training and manufacturing ' aids shall be 
controlled according to classification guidance taken from other 
source documents and .is not authorized for release without prior 
approval of INR. 

The contractor shall not divulge to any individual, organization or 
other U.S. Government agencies any information classified or 
unclassified pertaining to this contract without prior written 
approval from the Department of State. All questions, concerning the 
C CI requirements for this contract are to be directed to the 
partment of State, INR Security Branch, (202) 647-7536 (duty hours) 
.id (202) 647-8710 (24 hours) . 



PHIL HARRIOT 



Special Security Officer 
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